To:  Petri,  Elliott[Elliott. Petri@WestonSolutions.com];  Way,  Steven[way. steven@epa.gov] 

From:  Matt  Francis 

Sent:  Tue  9/1/2015  8:16:44  PM 

Subject:  RE:  GKM  - Upper  Gladstone  Pond  Liner  Area  Rough  Estimate 


Thanks.  Waiting  on  some  call  backs,  but  so  far  the  word  on  the  street  is  that  spray-on  liners  are 
the  most  expensive  option  we  could  pursue.  If  that  is  still  the  latest  brain  storm,  you  may  want  to 

pass  on  that  tidbit. 


From:  Petri,  Elliott  [mailto:Elliott.Petri@WestonSolutions.com] 

Sent:  Tuesday,  September  01,  2015  2:14  PM 

To:  Matt  Francis  <m.francis@erllc.com>;  Way,  Steven  (way.steven@epa.gov) 
<way . steven@  epa . gov> 

Subject:  GKM  - Upper  Gladstone  Pond  Liner  Area  Rough  Estimate 


Matt 

All  these  are  in  SF,  based  on  my  drawing  assuming  a 2: 1 slope  on  the  outer  berms  and  google 
earth  widths.  The  20%  addition  is  to  account  for  any  field  edits,  an  accurate  measurement  will 
be  made  when  the  ponds  are  fully  roughed  in. 


Pond  1 Pond  2 Pond  3 Pond  4 Total 
8700  5300  6400  3500  23900 

Total  with  20%  SF  Add  29000 


Thanks, 

Elliott 


Elliott  Petri,  PE 

Weston  Solutions,  Inc. 
1435  Garrison  St,  Ste  100 
Lakewood,  CO  802 1 5 
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Ph:  303-729-6156 


Cell:  719-216-2754 


Fax:  303-729-6101 


CONFIDENTIALITY:  This  email  and  attachments  may  contain  information  which  is 
confidential  and  proprietary.  Disclosure  or  use  of  any  such  confidential  or  proprietary 
information  without  the  written  permission  of  Weston  Solutions,  Inc.  is  strictly  prohibited. 
If  you  received  this  email  in  error,  please  notify  the  sender  by  return  e-mail  and  delete 
this  email  from  your  system.  Thank  you. 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information  intended  only  for 
the  use  of  the  individual  or  entity  named  above.  If  the  reader  of  this  e-mail  is  not  the  intended 
recipient  or  the  employee  or  agent  responsible  for  delivering  it  to  the  intended  recipient,  any 
dissemination,  publication  or  copying  of  this  e-mail  is  strictly  prohibited.  Although  this  email 
has  been  scanned  for  malware,  the  sender  does  not  accept  any  responsibility  for  any  loss, 
disruption  or  damage  to  your  data  or  computer  system  that  may  occur  while  using  data  contained 
in,  or  transmitted  with,  this  e-mail.  If  you  have  received  this  e-mail  in  error,  please  immediately 
notify  by  return  e-mail.  Thank  you. 
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